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Message Text 


UNCLASSIFIED 

PAGE 01 WELLIN 03410 310555Z 
13 

ACTION SY-04 

INFO OCT-01 ISO-OO /005 W 

048091 

R302115Z OCT 74 
FM AMEMBASSY WELLINGTON 
TO SECSTATE WASHDC 8833 
INFO AMCONSUL PORT MORESBY 
AMCONSUL HONG KONG 

UNCLAS WELLINGTON 3410 

STATE FOR OIC/NSU, SY/FO 

HONG KONG FOR OTC /RTC 

EO 11652: N/A 
TAGS: ASEC 

SUBJECT: CONSE -PORT MORESBY 

1. PSO, PORT MORESBY INFORMED RSO THAT ROOF AND TOP FLOOR CON- 
STRUCTION VIRTUALLY COMPLETED. ELECTRICAL WIRING, AC DUCTS, 
PLUMBING, AND PENELING ALL REMAIN TO BE DONE. CONTRACTOR ESTIMATES 
THEY CAN MOVE IN BUILDING BY END OF NOVEMBER BUT THIS REMAINS TO BE 
SEEN AND HAS YET TO BE CONFIRMED. 

2. RSO RECOMMENDS THAT 2-MAN CONSEC TEAM BE ASSIGNED TO PORT 
MORESBY, IF AVAILABLE, FOR PERIOD COMMENCING ON/ABOUT NOVEMBER 15, 
UNTIL COMPLETION OF CONSTRUCTION. 

3. RSO CURRENTLY ON TRIP. REQUEST REPLIES BE INFO WELLINGTON 
AND SUVA FOR RSO. 

SELDEN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 OCT 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974WELLIN03410 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D74031 0-0970 
From: WELLINGTON 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1974105/aaaaadol.tel 

Line Count: 47 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: golinofr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 NOV 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 NOV 2002 by shawdg>; APPROVED <03 DEC 2002 by golinofr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSE -PORT MORESBY 
TAGS: ASEC 
To: STATE 
Type: TE 
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